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UNITED STATE DISTRICT COURT 
SOUTHERN DISTRICT OF NEW YORK 


epee ee ae ew ee ee ee ee ne ee ee x 
LEEWARD CONSTRUCTION COMPANY, LTD. 
Case No. 1:12-CV-06280- 
LAK/GWG 
Petitioner, (ECF CASE) 
-against- Honorable Lewis A. Kaplan 


United States District Judge 
AMERICAN UNIVERSITY OF ANTIGUA -- 
COLLEGE OF MEDICINE AND MANIPAL AMENDED 
EDUCATION AMERICAS, LLC f/k/a GCLR, LLC, PETITION 


Respondents. 


Leeward Construction Company, Ltd., by its attorney Lewis & Greer, P.C. hereby 
petitions and moves this court pursuant to the Caen on the Recognition and Enforcement 
of Foreign Arbitral Awards, 9 U.S.C. §201 et seq., for an order confirming a Final 
Arbitration Award, certified June 22, 2012 and modified August 8, 2012, and for entry of a 


money judgment against the Respondents for the amounts stated in the Award: 


INTRODUCTION 
l, This proceeding arises out of a contract between the Petitioner and Respondent, 
American University of Antigua -- College of Medicine for the construction of a medical 
school in St. Johns, Antigua. 
2: The General Conditions to the Contract contain an arbitration clause that 
requires the parties to arbitrate any claim arising out of or related to the Contract in accordance 
with the Construction Industry Rules of the American Arbitration Association. (An original 


copy of the Contract containing the arpilfa St pyuatedsinto evidence at the arbitration 
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\ 
hearing is submitted herewith as Exhibit A. The arbitration agreement is set forth in Section 4.6 
of the General Conditions to the Contract, which is at page AUA 000036.) 

3: On February 3, 2011, the Petitioner initiated an arbitration against the AUA 
with respect to claims arising out of or related to the Contract and on June 22, 2012, a panel of 
three arbitrators certified a Final Arbitration Award, in favor of the Petitioner, exclusive of 
interest at the rate of seven percent (7%) per. annum as provided in the Award, in the amount 
of EC $2,619,130.19, which converts to US $970,130.19.’ The Final Award was modified on 
August 8, 2012, to correct some minor clerical errors in the Award. (A copy of the Final 
Award certified June 22, 2012 is submitted herewith as Exhibit B; a copy of the Resolution dated 
August 9, 2012, modifying the Final Award is annexed hereto, as Exhibit C; a copy of the Final 


Award as modified on August 8, 2012 is annexed hereto as Exhibit D.) 


PARTIES 
4. Petitioner, Leeward Construction Company, Ltd. (“Leeward” or “Petitioner”) is a 
corporation duly organized and existing under the laws of the Commonwealth of Antigua and 
Barbuda, with office and principal place of business at All Saints Road, St. Johns, Antigua. 
ap Respondent American University of Antigua -- College of Medicine (“AUA”) is 
owned and operated by the Respondent Manipal Education Americas, LLC f/k/a GCLR, LLC 


(“MEA”), a limited liability company organized and existing under the laws of the State of New 


' The Arbitration Tribunal awarded damages in Eastern Caribbean Dollars (“EC”). As of June 22, 2012 and 
August 8, 2012, the conversion rate for Eastern Caribbean dollars to United States dollars is 0.3704 United States 
dollars for each Eastern Caribbean dollar, and United States dollar to Eastern Caribbean dollar is 2.700 Eastern 
Caribbean dollars for each United States dollar. See http://www.likeforex.com. For purposes of this 
Petition/Motion, the Petitioner will reference the award going forward in both United States Dollars and Eastern 
Caribbean Dollars. 
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York, with an office and principal place of business at 1 Battery Park Plaza, 33rd Floor, New 
York, New York, U.S.A. (collectively, hereinafter “Respondents”). 
JURISDICTIONAL STATEMENT 
6. This Court has jurisdiction over this proceeding pursuant to the Convention on the 
Recognition and Enforcement of Foreign Arbitral Awards, 9 U.S.C. §203 (the “Convention”). 
1s This Court also has jurisdiction over the proceeding. pursuant to 28 U.S.C. 


§1332(a)(2) in that the amount in controversy exceeds the sum or value of $75,000.00, exclusive 


of interest, and costs, and is between citizens of a State and citizens or subjects of a foreign state. 


. VENUE 
8. Pursuant to 9 U.S.C. §204 and 28 U.S.C. §1391(b)(1) venue is proper in the 
United States District Court for the Southern District of New York because the MEA is a 


resident of the District. 


FACTS 
9. On September 25, 2008, Leeward, as contractor, and the AUA, as owner, 
executed a contract for the coneeacath of a medical school in St. Johns, Antigua. 
' 10. The General Conditions to the Contract contain an arbitration clause that reads as 
follows: 
§ 4.6 ARBITRATION 
§ 4.6.1 Any Claim arising out of or related to the Contract, except 
Claims relating to aesthetic effect and except those waived as 
provided for in Sections 4.3.10, 9.10.4 and 9.10.5, shall, after 


decision by the Architect or 30 days after submission of the Claim to 
the Architect, be subject to arbitration. 
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§ 4.6.2 Claims shall be decided by arbitration which, unless the 
parties mutually agree otherwise, shall be in accordance with the 
Construction Industry Arbitration Rules of the American Arbitration 
Association currently in effect. The demand for arbitration shall be 
filed in writing with the other party to the Contract and with the 
American Arbitration Association, and a copy shall be filed with the 
Architect. Location of any Arbitration will be Antigua. 

11, On February 3, 2011, Leeward commenced an arbitration proceeding against the 
AUA with the American Arbitration Association International Center for Dispute Resolution 
(“AAA”) tq arbitrate claims arising out of or related to the Contract. 

12. Although the Arbitration Agreement provides for the location of the arbitration to 
take place in Antigua, the parties stipulated and agreed to conduct the arbitration in Puerto Rico. 

13. Pursuant to the Construction Industry Rules of the American Arbitration 
Association, the AAA appointed a panel of three arbitrators to hear and determine the claims. 

14. The arbitration hearing at the Courtyard Marriott in Isla Verde, Puerto Rico took — 
place from March 5, 2012 through March 9, 2012 and the arbitrators declared the hearing closed 
and the case submitted for resolution on May 22, 2012. 

15. | By Final Award certified June 22, 2012 and modified on August 8, 2012, the 


Arbitrators directed the AUA to pay damages to Leeward with interest at the rate of seven 


percent (7%) per annum as follows (Exhibit B, pp. 31-32): 


Total Accrued 
Interest Interest 
Per Diem Through 
Date Amount in August 14, Total with 
Amount in US$/ Interest US$/ 2012 in US$/ Interest in US$/ 
Award EC$ Comments Runs From EC$ EC$ EC$ 


a.) Interest US$16,526.27/ | This sum shall accrue interest | October 31, US$3.17/ US$3,266.47/ US$19,752.75/ 
on the EC$44,617.37 | of 7% per annum from the 2009 £C$8.56 EC$8,710.78 EC$53,328.15 
Payments date of issuance of 

Due and termination of the Project, 

Unpaid October 31, 2009. 


b.) Damages 


c.) Overhead 
and Profit for 
work 
deleted, 
omitted or 
modified. 


d.) 


Additional 
Preliminaries 


e.) Change 
Order Work 


f.) Retainage 
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US$86,181,02/ 
EC$232,670.13 


US$297,208.68/ 
EC$802,399.25 


US$176,968.62/ 
EC$477,777.04 


US$70,453.85/ 
EC$190,210.19 


US$218,566.74/ 
EC$590,083.00 


This sum shall accrue interest 
of 7% per annum from the 
date of issuance of this Final 
Award. 


This sum shall accrue interest 
of 7% per annum from the 
date of issuance of 
termination of the Project, 
October 31, 2009. 


This sum shall accrue interest 
of 7% per annum from the 
date of issuance of 
termination of the Project, 
October 31, 2009. 


This sum shall accrue interest 
of 7% per annum from the 
date of issuance of 
termination of the Project, 
October. 31, 2009. ° 


This sum shall not accrue any 
interest. Leeward shall submit 
to AUA all contractually 
required documentation as set 
forth in Section 9.10.2 of the 
General Conditions. Leeward 
will have a term of not more 
than 30 calendar days from 
the date of issuance of this 
Final Award to submit said 
documentation. Once 
Leeward has submitted all 
required documentation 
accordingly, AUA shail 
release the retainage in a 
term not to exceed 30 
calendar days, upon after 
which such amount shall start 
accruing interest at the rate of 
7% per annum. If Leeward 
fails to comply with Section 
9.10.2, of the General 
conditions in the time hereby 
stated and granted the claim 
for such amount will be 
considered relinquished. 
Considering that this case is 
sub-judice; the herein referred 
notice may be made by 
counse! for Leeward to 
counsel for AUA , or by 
Leeward to AUA. 


June 22, 
2012 


October 31, 
2009 


October 31, 
2009 


October 31, 
2009 


August 12, 
2012 


{ 


\ 


US$16.53/ 
EC$44.62 


US$57.00/ 
£C$153.88 


US$33.94/ 
EC$91.63 


US$13.51/ 
EC$36.48 


US$41.92/ 
EC$113.17 


US$875.89/ 
£C$2,364.95 


US$58,024.91/ 
EC$156,654.71 


US$34,550.09/ 
EC$93,277.79 


US$13,754.91/ 
EC$37,135.28 


US$83.83/ 
EC$226.33 


US$87,056,.99/ 
EC$235,035.08 


US$355,233,59/ 
EC$959,053.96 


US$211,518.71/ 
EC$57 1,054.83 


US$84,208.76/ 
EC$227,345.47 


US$218,650.58/ 
EC$590,309.33 
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Total Award Total Accrued | Total with 
US$865,905.19 Interest: Interest: 
EC$2,337,756.98 US$110,516.19 US$976,421.37 


EC$298,369.84 | EC$2,636,126.82 


16. Leeward has complied with the terms and conditions of the Final Award, 
including the requirements for the payment of contract retainage as set forth in paragraph 1(f) of 
the Award (Exhibit B, pp. 31-32). (An affidavit of compliance is submitted herewith as Exhibit 
C.) 
17. | Upon information and belief, MEA, AUA’s owner, is an agent and/or alter-ego 
of the AUA as a result of: 
(a) a disregard of the corporate formalities between the AUA and MEA; 
(b) inadequately capitalization of the AUA and/or the AUA and MEA have 
intermingled their funds (A copy of a check from GCLR, LLC to Lewis 
& Greer, P.C. is submitted herewith as Exhibit E; Copies of wire 
transfer receipts from a New York bank account to Leeward are 
submitted herewith as Exhibit F.) 

(c) anoverlap in personnel between the AUA and MEA; and 

(d) a common office space, address and/or telephone number for the AUA 
and MEA, in that MEA’s New York offices are used to run the AUA’s 
operation (Screenshots of the AUA’s website are submitted herewith as 
Exhibit G.). 

As a result of the foregoing, as an agent and/or alter-ego of the AUA, MEA is bound by the 


Final Award. 
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18. Pursuant to the Final Award, Leeward is entitled to Judgment against the 
Respondents in amount of US $976,421.37/EC $2,636,126.82, which includes interest as 
provided in the Award through August 14, 2012, no part of which has been paid, although duly 


demanded. 


WHEREFORE, for reasons set forth herein, Petitioner Leeward Construction Company, 

Ltd. petitions and moves this Court to confirm the Final Arbitration Award and enter a judgment 
against the Respondent as follows: 

a. Interest on payments due and unpaid in the amount of US $16,526.27/EC$ 
44,617.37 plus interest at the rate of 7% per annum from October 31, 2009. 

b. Damages in the amount of US $86,181.02/EC $232,670.13 plus interest at 
the rate of 7% per annum from June 22, 2012. 

c. _ Overhead and profit for work deleted, omitted or modified in the amount o 
US $297,208.68/EC $802,399.25 plus interest at the rate of 7% per annum from Osis 31, 
2009. 

d. Additional preliminaries in the aio US $176,968.62/EC $477,777.04 


plus interest at the rate of 7% per annum from October 31, 2009. 


eC. Change order work in the amount of US $70,453.85/EC $190,210.19, plus . 


interest at the rate of 7% per annum from October 31, 2009. 
a Retainage in the amount of US $ 218,566.74/EC$ 590,083.00 plus interest 
at the rate of 7% per annum from August 12, 2012. 


g. Such other and further relief as the Court may deem just and proper. 


Dated: October 16, 2012 


To: 
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Poughkeepsie, New York 


LEWIS & GREER, P.C...~ 
Attorney for Petitioner, 
Leeward Construction Company, Ltd. 
510 Haight Avenue, Suite 202 
Poughkeepsie, New York 12603 
Telephone: (845) 454-1200 


Michael B. Goldsmith, Esq. 

Katherine Lieb, Esq. 

Sills, Cummis & Gross, P.C. 

Attorney for Respondents, 

American University of Antigua -- College of Medicine 
and Manipal Education Americas, LLC f/k/a GCLR, LLC, 
30 Rockefeller Plaza . 
New York, New York 10112 

Telephone: (212) 643-7000 
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; ARTICLE THE CONTRACT bucUMENTS. on eb, ite tS | | 
| 
| 
| 
| 


agreements, ‘either, written or oral, An enumeration of the Contract Doce other’ than 1 Modifications, appears in 
Article 8. 8 


in the Contract Documents, except to the extent specifically 
y ic Contract Documents to be the responsibility of others. 


4 The da of commencemen Me the ann ‘shall be the date of this eben unless a different date is stated 


IW OF p. vision is is madé for the date to be fi xéd in a notice to proceéd issuéd by thé Owner. 
(Pa c grap oe, 


§ 32 The Contract Time shall be measured from the date of commencement. 


4 i. 


2 af §3- 3 The Contractog! ‘Shall athievé Substantial Completion of the entire Work not later than the three hundred a 
sixty { four (364) calendar days from the date of commencement, or as follows: 


s (Pardgraphs Oe i) 
; * Portioii of Work ' *Substantial Completion Date 
a - Classroom Block 2910112009 
M2 Lab Block 06/03/2009 a 7% 
ws Service Block "29/01/2009 - 
BS | Library and Admin, Block 30/04/2009 ' fa | 
& bes } 
a * , Sub, ject tc to adjustments of this ur Time as provided i in the Contract —,, : 
ied a # 2% . . 
BR ae ‘33. . Liquidsta Damages s 
rd a ’ s = ie | 
8 The Owner wily btferf financial damage if the project is not substantially completé Within the dates noted herein or oo 
~ thor ‘extension there of granted by the Architect i in 1 accordance with Article 8.3 of the General ( Coriditions 
2 Contract. eo . “ 8 , ¥ 
ao 4 The Contractor shall be ‘Tiable for and shall pay or allow to to the Owner duersum herein stipulated as fixed, agréed ed and 3 
a Liquidated Damages for each Calendar day of delay until thé 1 Work | is substanallcomplete, i eae ee 
oe , ‘Oné “Pika ~ Hundred Us Dollars Use, S00 00) . #8 = oe oo 
me i So a 3 " ° 
ay ¢ ofn r may leduct & ny such sum (s) upon certification by the Architect from any monies “due or to 
wel | Ses die othe Contractor, : " a : ' 
= & 3 BR 3 * a 
7 q 7 es a : s B ay a 
oe aaiiie 4. Colitkact SUM, * - Se pat Bee gh 8 
ee The Owne rshall pay"the.< Comsactor the Coles Sum in current funds for the Contractér' S-pél rmgnce ‘of the = . @ _°s 
“Qh ele The Contract Sym shall bé’ ne Atiney dar, ‘ei . i" ers * 
Ho. La rah a, Sb, DAY eerie to additiong and deductions as provid in the cay Fick nef . OF = 
aN BS es 
= ; sig deers 2 Bas 
Brcsetated 10 ete rn ae 
g his ger We ate at 13224355 on, 208 el afich anaes 
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x | (Paragraphs deleted) 
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§! 4.2 The Caitgnet Sum i is bas. spon the following alternates, if any, which aré den. wed i in the Contract 
Documents. and are hereby accepted by,the Owner: ‘ 


§4.3 Unit prices, if aay, aré as follows: 


Description Units Price (§ 0.00) 


As contained i in the Bills of =o evalams 1 of Ppaject Manual) 


The unit rates and ther prices in n thé Project Manual shall determine the valué of: ext, “wud or changes as 
applicable, They shall’ be considered complete including as appropriaté’ all materials and equipment, labour, 
installation costs, ovérti¢ad and profit and shall be considered uniformly for either additions or deductions subject to 
the Enon: of Article 7 of - General Conditions of the Contractor, 


Note; Amounts included in a Contract Sum for Preliminaries/General conditions- ’Time related recurring, setup 
lanagement’ ied ‘are to be bagged on actuals provides thi¢se' aré approvéd one week in advance by the. Owner. 


" ARTICLES. PAYMENTS = 


x 
Es 


§ 5.1 PROGRESS PAYMENTS | ‘ id 

-§ 5.1.1 Based upon’ ‘Applications for Payment submitted to the Architect by the Contractor and Certificates for 
Payment issued by the Architect, the Owner shall make progress payments on account of the Contract Sum to the 
Contractor as providéd below and élsewhere in the Contract Documents. 


§5, 42 The period covered by each ee for Payment shall be one calendar month ending on the last day oa 
the month, or as follows: 


§ 5.1.3 Provided that an Application for Payment prepared by the Ciktactec agreed with the. Owner and is received 
by the Architect not Jater'than the Seventh (7") day of a month, the Owner shall, make:payment to the Contractor 
not later than the twenty sécond (22) day of the sanié’ month. If an Application for Payment is received by the 
Architect after the application date fixed above, payment shall bé made by the Owner not later than fifteen as*” 

=) days. after thé Architéct recéives thé Application for Payment. 


- §54 4 Each Application for Paymient shall be based on the most recent schedule of values submitted by the. 
Contractor i in accordance with the Contract Documents. The schedule of values shall allocate the entire Contract 
‘Sum ainong the various portions of the Work, The sctiédule of values shall be’ préparéd i in such form and supportéd 
by such data to substantiate its accuracy as the Architect may require. This schedule, unléss objected to by the 

* Atchitéct? + Shall be uséd as a basis for reviewing the Contractor's Applications for Payment. 


§ 5A. 5 Applications for Payment shall indicate the measured works of each B/Q portion of the Work as of theend of | 
the period Covered by the:Application for Paynient. =" 


gs. 6 Subject to. other provisions of the Contract Documénts, thé amount of each progress payment shall be 
cortiputed as follows: 2. * 
a BR 
- al Take that-portion of the Contract Sum piopeely allocable tocompleted Work as determined by # 
multiplying the. percehtage completion of each portion of the Work by the share of the:Contract Sum _ 
allocated to that. pértion of the Work in the schedule of values, less rétainage of five ( 5% ). 
Périding final détermination of ‘Gost to the‘Ownér of changes in the Work, amounts not in dispute 
shall be included as providéd i in Séction 7.3.8 of AIA Document A201-1997; 


Add that portion of the Contract Sum properly allocable to materials and equipment delivered and 
suitably stored at the site for subsequent incorporation in the completed , gonstruction.(or, if approved 


oe 


: 
‘AA iért'A101™ ~ 1997, Copyright © 1915, 1918, 1925, 1937, 1951, 1958, 1961, 1963, 1967, 1974, 1977, 1987, 1991 and 1997 by The American 
itu of Arefitects. “All rights reserved, WARNING: This AIA® Document is protected, by | U.S. Copyright Law and eipahgaity Treatieg, s,Unauthorized 9 
edison OF distribution of this: AIA® Document, or any portion of tt; my résult In severe civil and criminal penaltlés, end il.be roan to the 
extent possible under the law. This document nk was produced by AlA soltware at 13:24:55 on 09/24/2008 under Order No. 1000396: 000356699_ 1 whicl fh 
5116/2009, —o a. o 9884) 


Bo eS 
# 


® 


Beg 


x SSS 


we 
ve 


28 8 . ey Be 2 % 


: _ AUA 000007 
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in advance bs. uiwner, suitably Stored off the site ata location o- a apes in writing). less-. 
retainage of five ( 5% Ko “4 


8 Subtract the agercigate of previous payments made by the: Owner and 7 8 


a A. Subtract aitiounis, if any, for which thé Architect has’ withheld or nullified a Certific cate for Payment 
* 3 as provided 4 in ‘Section 9.5 of AIA Document A201- 1997, : 


_§ 5.1.7 The progress piymnent ah ammount determined in accordance with Section 5.1.6 shal] be further modified ue? 
_ the follc wing c circumst 


(Section 8.5, g AIA pee nt A20]- 1997 requires release. of cpa ae sae Substantial 
nae 


tes c f ¢ Work is pes a materially délayed through no faute of the 2 


: pe tans any.additiona mounts s payable "accor rdance’ with Section 9.10.3 of AIA Document 
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éits due and unpaid under the Contract shall Bear i interest frdin the date payment is ; due at the rate stated 


below, orin the absence ‘thereof, g at the legal rate prevailing | from time:to time at the place: where thé Project is 


(Insert rate.of interest agreed upon, if any.) 


( ) a annum 


ts 


and requiréments under the Federal Truth in, Lending Act, similar state aiid local é Gonsumer, credit laws 

regulations at ‘the Owner’ s and Contractor's Principal places of: business, the location of the Project and 
elsewhere may affect the validity of this provision. Legal advice should be obtained with respect to deletions or 
modifications, and also regarding requirements such as written disclosures or waivers.) 


§ 7.3 The Owner's representative is: 
(Name, address and other information) 


Lt:Col Roche Anthony/ Mf. Corey Greenberg 


§ 7.4 The Contractor's representative is: a : 
(Name, address and other information) a . 2 


Mr. Néil Dickinson eX 


§7.5 Neither the Owner's nor the Contractor’ s fepresentative shall be changed without tén days writien noticé to the 
other aes 


§7.6 Ole: provisions: 


ARTICLES ENUMERATION OF CONT RACT.DOCUMENTS 


, §84 The,Contract Documents, except fof Modifications issued after execution of this Agieement, aré enumerated as 
fngees 


§ & 1.4 The Agreement is this‘executéd 1997 edition of thé Standard Form of Agréement Bétweén Owner and 
Contractor, AIA ‘Document Al01- 1997, 


x 


§ 8.12 2.The General Conditions are the 1997: edition of the General Conditions of the Contract for Construction, AIA 
Document A201-1997, 


tf 


‘ 


§ 8.1.3 Thé Supplémentary and other Conditions of the Contract are those contained in the oe Manuel dated . 
Sepeniber 2008 , and are as follows 


eT REA SR OTERO ETE TR TRS TOR CTR ROR AEST OTT oY ore a 
- Poe A101™~ 1997, Copyright ©1915, 1918, 1925, 1837, 1951, 1958, 1961, 1963, 1967, 1974, 1977, 1987, 1891 and 1997 by The American 
bss 


Naas. All rights reserved. WARNING: This AIA® D: Ls protected by U. LS, Copyright Law and International Treatles. Unauthorized 
ton-or digo ‘of this AIA® Documént, or any portion. of it, may result Insevere civil and criminal penalties, und will be prosecuted to the 


‘extéht possible under thé law. This document was produced by AlA software al 19:24:55 gn a a under Order No.1000356699_1 which 
oe and ts not for resale. a 
# n 2. (s90g665e84) 
as a a -_ 
et rm ie of 7 a 2 Be 
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SUPPLEMENTAR ONDITIONS - Clause 1-24. A101 6-10 


Document ‘Title: * Pages. i oes et a | 
| | 
§ 84 A The Specifications are those Sctainedt in the Project. Manual datéd as in Section 8.1.3, and are.as follows: | 

| 


ah is st ses Specifications here or refer | to an exhibit antéichéd to this Agreement, ) 
hot | (Table deleted), ‘ | 
: § 8.4.5 Thé Drawings are as follows, and are dated winless a. different date is shown below: 
had . (Eithér, list the Drawings here or ‘refer’ fo an exhibit attached t fo this Agreement.) ; 
ee "REFER 1 ALIST OF DRAWINGS’ contained in the PROJECT MANUAL 
‘i Ss B. 16 Te Addenda, if any, are as sfollovis? 7 | 
se & “ . 
Ku : 2 ‘Number Date Pages 
Cae) , as , ‘ as 
Portions of Addenda relating to bidding requirements are not part of the Contract Documents unless the bidding 
Sadi Teaubregents aré also a ca in this Article 8. 
tack! § 8.1.7 other: abouts: if any, formi ng part of the Contract Documents are as follows:  & 
“ (List here any additional documents that are intended to form part of the Contract Documents, AIA Document A201. 
aE 1997 provides that bidding requirements such as advertisement or invitation to bid, Instructions to Bidders, sample 
ae Sornts and the Contractor's bid are not part of the Contract Documents unless enumerated in this Agreément. They 
ne shduld be listed here only if intended to be part of the Contract Docuniénts.) 
ew Bills of Quantitiés 
at Advancé Payment Bond (if option accepted by owner via change order) 


Pérformance Bond (if Option acceptéd by owner via change order) 


SUPPLEMENTARY CONDITIONS . ; 
2 1. GENERAL: 


The General Conditions of the Contract shall be A.A. Document A201, 1997 Edition, except as hereafter 
modified by these Suppleméntary Conditions. 


2. Reference Article 2, Clause 2.1.2: 


_ = " Delete Clause 2.1.2 in its entirety. 
3 3, Reference Article 3, Clause 3.6 ADD Sub-Paragraphs 3.6.2-5: 
a “3 
3.6.2 Thé project is not subject to Antiguan import permits and payments of custom duties upon goods, % 
Sor material and equipment delivered for use in the work. This includes any mppliceiic! CST. 
49 3.6.3 The Contractor shall be résponsiblé for obtaining cléarance through Customs for any such material - 


| and equipment purchaséd by him for usé‘in thé works and the Owner shall endorsé such clearance 
wil requirements, 


add 3.6.4 The Contractor will be responsible for handling or moving equipment and/or material to the job” 
MY site Except those purchased directly by the Owner, . | 
* nn j 
i: AIA Document A101™ ~ 1997. Copyright © 1915, 1918, 1925, 1937, 1951, 1958, 1961, 1963, 1967, 1974, 1977, 1987, 1991 and 1897 by The Amerkian a 
el” tall, institute of Architects. All rights reserved. WARNING: This AIA® Document Is protected by US. Copyright Law and International Treaties. Unauthorized 4 
repréddction or distribution of this AIA" Document, or any portion of it, may result in severe civil 8nd criminal penalties, and wif Ms pode tw to the 
wi ot maximum extent possible under the law. This dacumént was produced by AA sed at 13:24:55 on 09/24/2008 undét Order No,100035669 —_ * | 
= expires 60 6/16/2009, and Is not tor resalé. | 
. User Hotes! me - = croonedse04) | 
A : sis Pd x & g , | 
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3. 6.5 _ Bauipmens itor material nese in the Anti 
_ Such, duty‘shall be borne by the 3 

* eqiiipment and/or materials ir 
» Pat of the work: 2! : 


“Reference Article 3, Clause 3 .7 Sab-Pavegraph 3.7, 1: 


a 


ee Delete as Written and insert in liew thereof the following: 2 = * 


3.7.1 The Owner dian s secure and pay for the Government Building Permit, All other nari 


and licences necessary for thé proper exeasion and completion of the eh Shall be 
. secured and.paid for nit maintained as si 


3.8.2 Unless otherwise provided i in the Contiaet Documénts: 7 
ed materials and:equipment vider’ an allowance shall bé selected pronipitly. the . 
Ownér to avoid delay in the Work; - 
2 allowances shall cover the cost to the Contractor, less any applicable. trade 
discount, of the’ materials and équipment required by the allowance ¢ delivered at _ 
the site-and all applicable duties and taxés together with the Contractor's costs ae 


for unloading and handling on the sit, labour installation costs, overhead, profit 
and other expenses... -Whiere: such allowancés cover work ‘to be’ carried put by 
specialist sub-contractors, these allowances shall includé the handling ‘costs, on 
the" sité, labour installation costs, ovtihehd Profit, and other expenses of such 


“ sub-contractors, . ; x 
3 whenever costs are more thah of bess shan allowances, the’ hosittact Sui shall:be # ee 
- adjusted accordingly by Change. ( Oider. The amount of the, , Chibes Order shal FV ge x 
= reflect the difference. ‘betwen ac actual costs “and the allowances one use a 
- si 4 the “Contractor shall include for carrying out seeks undér a Cash * Allowang in og 
: 2 his Construction Schedule, ; 7 : ae My 
; . | a * 
Referetice Article 4, Clause 4.3.9: % : a 
& : * eS ba 
Delete Clause 4.3.9 in its entirety. “ 
: ‘ 8 2 § see 
tt “ty By ne bc 


ve “ ‘Referdiee Article ‘4, Clause 4.4. Aniend Sub-Paragraphs 4.4.1, 4.4.5 & 4.4.6: 
- B 


* Delete all seherencts to “Mediation”. 
_* Reference Article 4, Clause 4.4-Delete Sub-Paragraph 4.4.8. 


Be 


B Delete Clause 4 5 in its renntcely: 


p % 
3 QR # § 


1 1 
lastiute chitocts ee rights ioe ARNINGS This sii protected by US. cae tear a 
oun wor oe ace 
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{ 


Delete “Prior to arbitration......... with the provisioy 


is of ‘Paragraph 5.4" in its entirety. 


Delete “not resolved by mediation" from first sentence. 


“Reference Article 8, Clause 8.2.2 


a 


ag + 


8.2.2 |; Delete references to "mechanics lien’ 


*" Referetice 8.3, Clause 8.3.1 


Delete réferéncé to "Mediation", 


’ 


Reference Article 9, Clause 9.6 ADD Paragraph 9.6.8: 
9.6.8 - The Contractor, upol receipt of each progress paynient from the Owner, shall promptly 
: furnish thé!Owner With a receipt indicating the:amount,paid and the date payment was 
received, 


Reference Article 11, Clause 11.1 Sub-Paragraph 31.1.1.6:_ 
Delete‘as written and insert in lieu thereof the following: 
TLL Claims for damages because: of bodily injury, death of any person or property damage 


arising out of thé ownership, maintenance or use of any motor vehicle either on or off the 
sité including motor vehicles using public highways; and 


Reference Article 11, Clause 11.1 ADD Sub-Paragraph 11.1.4: 


11.1.4 The Contractor shall in addition to the foregoing of Article 11.1 maintain such insurances 
: as required by the Laws of Antigua and the Owner. : 


| Thé Contractor shall maintain Liability cover at not less than the following 
limits: 


Bodily Injury & Accidental Death: 
BC$1,000,000 per occurrence. 


Property Damage: BC$1,500,000 pér occurrence. 


. 2 The Contractor's liability insurance shall also include the interests of the Owner 

‘ and un-named subcontractors in the work. The above noted interests to be 

eg endorsed on all other policies of inslirance maintained by the Contractor in 
respect of the Work. z 

3 The Contractor's liability insurancé shall incorporate the following “cross 


liability" claus¢:into the policy wording: 


"It is hereby agreed and declared that for the purpose of this policy each of the 


parties comprising the insured shall bé consideréd as a separate and distinct unit 
and thé words “Thé Insured" shall bé considered as applying to each party in the 


same manner as if a separate policy had been issued to each of the said parties 


g 4 
Sap AIA Document A101™ — 1997, Copyright © 1915, 1918, 1925, 1997, 1951, 1958, 1961, 1963, 1967, 1974, 1977, 1987, 1991: and 1997 by The American 
Bee AMG institute of Architects: *All rightsiréserved. WARNING: This AIA® Document is protected by U.S. Copyright Law and International Treaties. Unauthorized 8 
“reproduction or distribution of this AIA® Document, or any portion of It, may result In severe civil snd criminal penalties, end will be prosecuted to the 
aah t maximum extent possible under the law. This docdingnt was produced by AIA software af 13:24:55 on 09/24/2008 undér Order No.1000356699_1 which 
vet expires on 8/16/2009, and ts not for résale. ® ca a, # 
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e ( 
and the. company heteby agrees to waive all rights of subrogation or ction 


ae 


ik; “Paragraphs 1.4.1.1 through 11.4.1.4: 


: Reference Article 11, Clause 114, 


Delete as written and i insert i in ‘tie thereof the following: : é, 
JdV4l The, Contraci yf shall purchase and maintaig 


risk’ insurance for physical loss or 
“coverage, theft, vandalism and 


If not coed under, all tisk.j in hee or otnefiipe provided in the Contract, 

“ee Documents, the ‘Contractor ‘shall “effect arid #maintain : similar insurance on 
portions of thé Work stored off thé site or in transit when such portions of the: 
Work are to bé: included i in an Application for Payment under Sub-Paragraph 
9.3.2 ¥ 


ES 
3 Mg ra 


a If. by the terms of, his insurance any ede deductibles are required, or if 
the Contractor should: -elect; with the, colicurrénce of the Owner, to increase the. 
mandatory deductible * ‘amounts Or “purchase® this insurance with voluntary 

‘ deductible amounts, “thée’ ‘Contractor shall be, .tesponsible for . payment of the 

amount of the deductible i in the évent of a paid claim.** 


a we 


a x 3 & 
Om f a ewe 
@ 17, Reference Article 11, Clause 11.4, Pariigraph 11.4.4: Delete entirely’ pate * 8 
: of ® o* ES % f 
3 J _ " e ie * 


18, Reference Article 11, Clause 11.4, Paragraph 11.4.6: 
Delete as written and insert in teu thereof the following:- 
14.6. The Contractor shall file two certified copies of. “all policies with the Owner before" 


exposure to loss, scan Occur. If the Ownér is damaged by | the failure of the Contractor to 
maintain such i insurance and to so notify t the Owner, then. ue Contractor shall bear all 


3 as reasonable costs properly j attributable théreto and Such ‘costs shall not be réimbursed by 
seid the Owner. * a @ Pag 
i) , s 
“ . 19, Reference Article 11, Clause 11.4, DD Paragraph i. 11 

iad 
P a 14.11 The Contractor sha ail insuté 9 all materials and €q Wpment to bé incorporated i in thé project 
J from the tine of dispatch from the premises 2s Of  suppliér or distributor until delivered 


= to the project site for the full value thefeof.. Certificates of insurance shall be made 
: available to ~ Ownef upon request. 
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ade 


20. 


ts 


stalling tém 


mM rican protection to partially or 
f the building sha sha 


® é:paid'by the Ownét on the basis 
1d profit. Such arfiount shall? ‘be | 


i 22. —_-Réference General Conditions, ADD Article 15 


| 
£ “og OR i 
7) 15.1 QUALITY AND QUANTITY OF THE WORK | 
= “15.4 The quality and quantity of the work included in the Contract Sum shall be | 
; a deémed to be that which is shown upon thé contract drawings and describéd in | 
es) Project Manual Volumes One but nothing’ contained in thés¢’ documents shall 
Re ss s over ide, modify, or affect .in any way whatsoever the application or 
interpretation of that whieh js contained i in these conditions. 
us 15.1.2 - Any enor in description or omission. of items ‘from the Project Manual shall not 
ay ‘ ‘Vitiate this contract but shall bé commen ed and ay to bea i required by . 
: the Architect and Owner. 
at . hd 


23. aie Gen ‘Conditions, ADD Article 16 


20S 


| 
16.1 BR ‘ion’ RATION 3 | 


& 


ms aE 
Re ae 
t 


16.1.1 Attention of the Contractor i is calléd to the Laws of Antigua as to réquiré work 
“and entry perinits for’ persons ‘entering the Country. The Contractor shall make 


ge * any, and all ‘atrangéniehits for Such permits and assunte full responsibility for 
‘ gompliancé with Such laws. J 4 

Re if 2 . 2 % | 
¥ 24, Reference General Conditions, ADD Article 37, tw ge 
a s Rg 7 Be a = g 

a) 17.1 HEADINGS ai : | “ 


wes FP are 7 

on ne VA The headings to the clauses shall not form part of this contract or affect the “ 

7 » ss interpretation thereof. “ 
@ 
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1 entered i int ‘us of the aye d year. 
elivered to th 


we, 


Pe % ; : 


& 


ay 


Es 


w 


z ; - ct 


ry eee TS rr TORRE NT ORT RTORCORTCORT ORT TRTTI CES Lae 
“MA Documint A10174 — 1997. Copyright © 1915, 1918, 1925, 1937, 1951, 1958, 1961, 1963, 1967, 1974, 1977, 1887, 1991 and 1897 by The American® 

lngiitute ghar Archilects. ‘Mi tights reseryed. WARNING: This Ala” Detument ts protected by U.S. Copyright Law ind ing Innehretichs) Treatise. U ae horizEd 21 
teprod tion or distribution of this AA® Document, ‘or any portidh ot t, riiay result in severe ‘civil and criminal pe penalties, 8 int will be Prose led to the * 


a3 Ao 
miaximuin extent possible under the law. This document oe scltwaty: at 13:24:65 of 09/24/2008 uindsr' et Not 
oe expires On 5/16/2009, ‘ind is not tor resale: * = a? we . ee eo ae genset f. 
was * User Notes: = B 3 : aa = a & (id “z rstene) & 
“EH - ye & 
e - % 2 . f: Je x aig 8 
ge & ae # - pe cog a sig SE te afl Bo ol 
% € eo So % eB Es a s i 
fe “sexes set se * . oft Be : nee ld a 
; ” «® 8 8 
8 


« AUA:000015 « 


Case 15-1595, Document 28-3, 06/25/2015, et oe of 181 


.@! ( 


us 
dd ws 
bs * for the following PROJECT: 
Bk “(Name and location or dddress): ADDITIONS AND. DE! ETIONS: 
oe American University of Antigua 
eed College of Medicine 
ea 
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2.4, 3.1.3, 3.5.1;3 


gh 4? eee te infads, 438,441,831, 
i 9.5.1, 102-5, 13.4.2, 13.7, 14. " 


Oe 
3.7.3, 3.10, 31, “3.12, 3.16, ‘518, 4.1.2, 4.4.3, 4.2, 


g 4.3.4, 4.4.1, 4.4.7, 5.2, 6.2.2, 7, 8.3.1, 9.2, 9.3, 94, 
9.5, 9.7, 9.8, 9.9, 10.2.6, 103, 11.3, 11.4.7, 12, 
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re Architect's Relationship with Subcontractors 
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} 9.7.4, 9.10.1, 


cl fk. Additional Thine - & 
3.23,4,3-4, 4.3.7, 6.1.1, 8 8.3.2, 10.3.2 - 
Claims f 


sie 


Clair 


or Conéealed oF Unknown Conditions 


Cains for Damages : 
Parca 4.3.10¢6.1.1,'8.3,3, 9.5.1, 9.6.7, 10.3.3, 


Coi noe 

Comme cement of Statutory Limitation Period 
B 7s 5 
mencement of thé ‘Work, Conditions Relating to 


athe), 3.4.1, 3.7.1, 3.10.3, 3.12.6, 4.3.5,5.2.1, 


5.23, 6.2.2, 8.1.2, 8.2.2, B30 VL, 11.4.1, 11.4.6, 
11.5.1 
often of the Work, Definition of 


8.1.2 5° 
ree i estes RactiMacne Contract 
3. a0 1742.4 1 % 


‘Completioi; Conditions Rélating to 

1.6.1, 3.4.1/3.11, 3.15, 4.2.2, 4.2.9, 8.2, 9.4.2, 9.8, 
9.9.1, 9.10, 12,2, 13.7, 14.1.2 

COMPLETION, PAYMENTS AND ,, : 
9 RF 
“Comlon, Substantial 
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_ ARTICLE. GENERAL PROVIs.unS ; 
$44 BASIC DEFINITIO : 


$ prior iegotiations, ris or ag ree ements, either, 
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édo modified deny by Me a Modifi \ 
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wi § 1.2 CORRELATION? ‘AND INTENT OF THE CONTRACT pocumelit’s , ve x 
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ese General Conditions inchide those’ which are ( 1) specifically denned, (2) the ctles: 
(3) the. titles of other documents Rpts by the American Institute of Architects. 


aad: 


roving the Contract Documeiti ncn omit modifying. wor 
an ihe ‘such as "the" and “an,": ‘ ent 
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ke th contract, ae the Contractor'is, oe rep siiitaribe' ‘that the Contéactor has visfied the site, 4 
vee enerally familiar” with | local conditions under: ‘Which the Work i isto be performed and correlated personal =, 
: “observations with requirements of the é Contract a m 
ae THER INSTRUMENTS s oF SER ServiGe : 
a in electroni form, | Br repared bythe 
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= Ovmer, Architect and the Architéct's consultants. The Contractor, actaleat Sasbcangeer i 
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ts prépared by the’ Architect and the Architect's consultants appropriate tc to and for usé in the et 
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a “ARTICLE OWNER "i 
§ 2.44 eh doce is the person or entity identified as such i in n the Agreement and is referred to throlghsiut the 
ee _ Contract Documents as if singular i in number. The Owner shall designate’ in writing’a representative wii shall have 
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Contractor warrants t 


proper opera 
Con ctor shall furnish satiatantp 


i) Work provided, by, the ra 
‘concluded, ‘whether or not yet effective or or -mérely 


TS, FEES AND NOTICES”. * 


EME 


§ It isnot the. Contractor’ s repo ios ascertain that th ‘Contract Docuniénts are in: accordance with 
i cable: law Statutes, ordinances, building codes, and Mules ‘and: regul j However, if the Contractor, observes 
that'portiotis of thé Contract Documents are at vari ; 
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be : and = in writing, and necessary changes shall : 
weet on § 374) If the, C8 tractor performs Wolk knowing i it to be hi) to laws, statutes, ordinances, building i codes, and 
, Se rules an and [regulations without such nétice to the Architect’and ‘Owne?,'the Cofitractor shall assume appropt Tate 
bt re responsibility for suc Work a shall beak costs ‘attributable to correctio 1. 
~ oe : ' Ks x : x 
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ig or prof mateyialoand equipment deliveréd at the site and 
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Rot Jeti allgwdncege ae a eee pas 8 
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al © Se " 8 Re weit R35, g 
~ sent = 1997. ht. 19117 o18. 1918, 1925;°1937, 1951, 1958, 1961, 1963, 1966, 1970, 1978, 1987 and 1997 by The rican 
- Sag lat inside o ee alts reserved: W WARNING: This AIA® Docutnent is Beek Reciedby US éd by US. Copyright tind internat reatigs. Unsuihorized 14 
iti repe vétion ode su ve 1 ARIS Ia” Dociuitient, or iS Ae of ie) in Severe clutter criminal penalties, sind Wit be prosecuted to the 
By 7 arin rKtent poss poe ir thé law. This'dgcument was produced bya solar a 1326:35 on os/e4/2008 under Order No. 1000988698 1 which * a 
fe % he re ee x ; g 4 B ; & “es ets : 
yf : ‘ % x ie = 25 m : oa # Oe ; i be x age : 5 . ad 
i a : 3x2 ; w, ¥° ee He 8 By 7 & se 
wd x = 
v7 ° "AUA 000029 


te 


Case 15-1595, em 28-3, 06/25/2015, 1540636, Page37 of 181 
_comn \unications shall be com.ned j in waiting. Other communicati s shall be similarly confirmed on written 
‘req est in each case. 4 ; Bi ee GR ge Be ERE sae ie 


en 


§ 3.10. CONT RACTOR'S CONST RUCTION $ HEDULES 


t expressed in © Con SLR ES oe Bo NS et tek Serpes Oe ORS | SNRCBEE, 5 
sf Info 1 inal oa als upon h'the Architéct is not akE Tesponsive acti be'so Fo idee itt ft 
i: ct Docume is: which are n Urfients” returned by the“ , © 


S 


i S The Cohtractor shel shall tevie} ne ompli ae ¢ submit to tie, © i 

ae ae op Drawings, Product D fay Si eu Similar submjteals rere eytee ee Eats v with 
promptness ee eas caus Ae in ing fe Of the O ‘ 

Ci 


le promptness and i in’ nsuch s sequence as 


to 
eeein als Which ar€ nol mafied os view 
ea ré = y icAr 


is Pr s %y : ti * x 
Rat Poy ving ind. i Bat wings, Pr uct D: asi ples dd sifnilar subfittals, the Contractot ; 
“represents that the: Contractor has ries sere ied niigterials,  fidld incasuteinénts and field construction fi 
Neritéria related théreto, or,will d iL ecked and c¢ ous cena ie Within such 
sit ita the: requirements of thi on of the Contract wR 7 : 3 & - 
os 5 Rs we 8% - e” Bey “gh 8 
34 42.7 The Sqr halen ee of the’ Work for which thé Con nie ynénits require submittal 
and reyicw of oi hope ings Product Data’ Saitiples rt Bim. ‘Submittals uni til respeciive submitta ‘has been 
8 ES g %}&© FF oR at $ SRL BS, 
apse nS am wel oo Bhe o vlnled wm Bn vhs woe s a F- * wold Byes 
syrigh (sO: 191 171915, 1918/'1925-4997,.1951, Tagg wei i009 3 196601970, 1976. 1987.a1 by.) Hee 
cae This. a tis can Cop pyeight saw and tate mee athe : Disab ies. 15,5 
i atte result i scab aes ‘penalties‘and se tothe 
eat eae aoe i ee ; whieh 


icc 


« AUA 090030 


Case 15-1595, Document 28-3, 06/25/2015, 1540636, Page38 of f8# 2% 2 I tre | 


zing the deviation. The Sot sha ache be rélieved of or on for. errors or omissions 
“Product Datd, Samples or simi milar Submittals bys the Architect's approval thereof. 


Wee Drawings, Product, Data, 


Enos 
t 


T shall not be required. to pibvide pivteisional s edt 
architecture’ OF. pengitieering u nl § services are spécifically réquited t by th ! Cost 
fi otk Or unles: Cc le neéds to saan Such services in order toc carry, ° at thé Contractor's Pa 


that such services must: . Thé Cor ntractor shall cause such 'setvices’ of certifications to be. provided by’ 

properly: licensed désign professional, whose ® Signature and seal shall appear on all drawings, calculations, e 
” specifications, certifications, Shop Drawings ‘and other submittals prépared by such proféssional. Shop Drawings 
and.other submittals related to the Work designed or certified by such professional, if prepared by others, shall bear 
such professio ine written approval when submitted to the Architect. The ie Owner ‘and | the Architect shall be Entitled 

c ‘adequacy, accuracy and completeness of the services, certifications of approvals pérforméd by such 

the Owner and Architect have specified to thé Contractor all performance and design 
i Ist satisfy, Pursuant to this Séction 3.12, 10, the Architect will review, approve ‘or take 
oth appropriate action on submittals only for thé limited | purpose of checking for conformance, with information 
given and the design’c concept expressed in the Contract Documénts. The Contractor shall not be responsible for the 
ey of, the ‘aoa or design criteria required by the Contract Documents, 


§ 3.13 USE OF si E 


§ 3.13, 1 The Coniractor shall confine operations at,the Site to aréas permitted by law, ordinances permits and the 
Cont act Document and shall not unreasonably encumber the site with mpyenials or €quipment. 


e 
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<§ 344° CUTTING AND PATCHING =, : 3 


§ 3.14.1 The,Contractor shall be responsible for cutting, fitting or patching requiréd to complete the Work or to make 
se oe Tits Parts fit together properly. 


> 


cd 
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§ 3.14 ‘The Contactor shall not damage or endanger a portion of the:Work or fully or partially completed 
construction of the Owner or s¢paraté contractors by cutting, patching or otherwise altering such construction, or by 
excavation: The Contractor shall not cut or otherwis¢ altér such construction by the Ownér or a separate contractor 
except ‘with writtén consént t.of the Owrlér and of such séparaté contractor; such consent shall not bé unreasonably 
withheld. The inet shail not unreasonably withhold from the Owner or a séparate contractor the Contractor’ 5. 
consent to ga or otherwise altering the Work. 


* 8 eget Ss : 

a § 3.45 CLEANING UP 

a § 3.15.1 The Contractor shall keep the premises and surrounding aréa frée from accumulation of waste materials or 

wh rubbish caused by operations under the Contract. At completion of the Work, the Contractor shall remové from and 

$3 about the. Project waste materials, rubbish, the Contractor's tools, construction equipment, machinery and surplus Ll 
A materials. : | 

aide : # | 


: & § 3.15.2 If the Contractor fails to cléan up as provided in the Contract Documents, the Owner may | do so and thé cost 
x théeréof shall be charged to the Contractor. 
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-§ 3.16 ACCESS To WorK 


: ee) a 16. {The ontractor ‘shall provide the Owner, and Architect access to the ‘Work i in preparation and progress 
ow erever } a8 ae 


§ 3.47 ROYALTIES, PATENTS AND COPYRIGHTS - 
§ 3.17.1 Fhe Conitractor,shall pay all royalties and license fees, The Contractor shall defend suits or claims for 


infringement of copyrights and patent rights nd shall hold the Owner and Architect harniless from loss on account 
thereof, but § it berre 


particular r may 
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Alana Bartley | : 

From: Corey Greenberg [cgreenberg@AUAMED.ORG] 

Sent: Friday, October 31, 2008 1:19 PM 

To: Neil Dickinson 

Cc: colantony@auamed.net 

Subject: FW: Leeward wire transfer 

Attachments: 20081031115416027 pdf 

Neil, 


Attached is documentation of the transfer. It was slightly delayed this morning because our accounts staff 
found some open bills you had not included, albeit quite small sums, they have been added to your 
figures presented to us. Call the bank and get your money. 


Cheers 


Corey Greenberg “ 
Chief Operating Officer 

AUA College of Medicine 

C/O Greater Caribbean Learning Center 

New York, NY 10005 

Tel: 212-661-8899 ext. 121 

Fax: 646-390-4943 


te ee re 


From: Prabhu Marudheri 

- Sent: Friday, October 31, 2008 1:06 PM 

To: Matt Petersen . 

Cc: 'Roche,Antony'; Corey Greenberg; ‘Anand Sudarshan [MUL]'; Shriniwas Joshi [MUL]; Lt. Col P S Shetti 
[MEMG] a . 

Subject: Leeward wire transfer 


Matt, 


An amount of US$500,577.42 was wire transferred to Leeward. As discussed, | wired directly into their 
account instead of routing it through our ABIB bank account. The confirmation is attached for your 
reference. 


Let me know if you have any questions. 
Thanks. 


Prabhu Marudheri 
Director of Institutional Development and Financial Controls 
American University of Antigua 
College of Medicine C/O GCLR LLC 
' Desk: 212-661-8899 Extn 171 
Cell: 516-369-8406 
Fax. 646-514-1878 
Email: pmarudheri@auamed.org 


DISCLAIMER: This message is for the named person's use only. It 
may contain confidential, proprietary or legally privileged — 
information. No confidentiality or privilege is waived or lost by 
any mis-transmission. If you receive this message in error, 
please immediately delete it and all copies of it from your 
system, destroy any hard copies of it and notify the sender. You 
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must not, directly or 
print, or copy any part of this message if you are not the 
intended recipient. GCLR LLC, and any of its subsidiaries each 
reserve the right to monitor all e-mail communications through 
its networks. Any views expressed in this message are those of 
the individual sender, except where the message states otherwise 
and the sender is authorized to state them to be the views of any 
such entity. 
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Main Menu > Transfers and 54) ments > Help 
DOMESTIC WIRE USING MODEL 


WIRE: From Account: 9975368519 Currency: US Dollars 
Status: Processed - Confirmation Number is 3050444825. 


Wire Fee: $412.50 


Beneficiary Bank 
ANTIGUA BARBUDA INVESTMENT BANK Name: BANK OF AMERICA, N.A., NY 
ABA: 026009593 
Address: New York , NY 


Beneficiary's Account number: 6550-6-52034 


Amount: $500,577.42 Special Instructions: 


Date of transfer: immediate Further Credit to: ABI Bank 
Description: bill#11 and retentions release Acct Name: Leeward Construct 


Account #: 3001418635 


betty tnennnntentent tary ngage Aavvenantrntnt areentastiensinenerttrtarieeney went 


Model Name: (LEEWARD CONSTRUCTION i 


is Pracess another, Witess.!:2 


EC$ US$ 

New Campus Phase II Foundation retention 78,492.25 29,198.81 
Sewer Treatment Plant 19,603.16 7,292.30 ~ 
Temporary vendor pads 889.15 330.76 
Culvert pavings 327.77 121.93 
Transformer pads : 184.10 68.48 
Phase | foundations 138,451.98 51,503.60 ~ | 
Sundry dayworks 4,604.36 1,712.80 
Timber railings to culvert 788.60 293.36 
Running bill # 41 1,102,310.84 -410,055.37-~ 


1,345,662.21 $00,577.42 
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Alana Bartley 

From: Prabhu Marudheri [pmarudheri@AUAMED.ORG] 

Sent: Tuesday, November 04, 2008 10:48 AM 

To: Neil Dickinson 

Ce: Corey Greenberg; Andy Green; Robert Winwood; Peter Netherclift; Roche,Antony; Matt Petersen; 
Lt. Col P S Shetti [MEMG] 

Subject: RE: [Junk released by Allowed List] RE: Release of interim mobilisation advance 

Attachments: 20081104104308344.pdf 

Neil, 


Please find attached wire transfer confirmation for the EC$1million. Let us know as soon as the funds are 
credited into your account. 


Thanks. 


Prabhu Marudheri 

Director of Institutional Development and Financial Controls 
American University of Antigua 

College of Medicine C/O GCLR LLC 

Desk: 212-661-8899 Extn 171 

Cell: 516-369-8406 

Fax: 646-514-1878 

Email: pmarudheri@auamed.org 


From: Neil Dickinson [mailto:neil@leeward.ag] 

Sent: Tuesday, November 04, 2008 10:34 AM 

To: 'Roche, Antony’; budroche_50@yahoo.com 

Cc: Corey Greenberg; Prabhu Marudheri; Andy Green; Robert Winwood; 'Peter Netherclift' - 
Subject: [Junk released by Allowed List] RE: Release of interim mobilisation advance 


Col. Antony 


Without prejudice, following our meeting this morning, | can confirm that ECS 1,345,642.22 has been 
received into our account at approximately 10:00am this morning. 


Additionally, | can confirm that providing.AUA can provide confirmation of the transfer of ECS 
1,000,000.00 by noon today Leeward will commence re-mobilisation of the site on Wednesday gth 
November 2008, 

To confirm our conversation Leeward still require AUA written response to our email sent Thursday 30th 
October 2008, a copy of which was hand delivered today. 


| await AUA’s response soonest. 


Kind Regards 


Neil Dickinson 
Projects Director, 

_F=F= AA RD construction COMPANY LIMITED. 
ALL SAINT'S ROAD, P.0.B0X 1400, ST. JOHNS, ANTIGUA ———“‘“‘“‘<ai‘i‘i‘i‘i‘i‘CS 
MAIL: neil@leeward.ag 
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OFFICE: (268) 462-0071 
CELL: (268) 729-0072 


FAX: (268) 462-4868 


From: Roche, Antony [mailto:colantony@auamed.net] 
Sent: 03 November 2008 22:37 

To: Neil Dickinson 

Cc: Greenberg, Corey Ext.; Prabhu Marudheri 
Subject: Re: Release of interim mobilisation advance 


Dear Neil, 


This refers to our discussion on.the said subject. | am pleased to inform you that the Management has agreed to 
release an interim payment of EC$ 1,000,000.00 (EC$ one million only), towards mobilization advance pending 
the furnishing of the mobilization bond by LC. Please intimate the date of resuming work at site to enable our 
Management to deposit the funds into you're a/c within 24 hours. 


An early confirmation is requested. 


With best regards 


Lt Col Roche Antony 

General Manager- Project 
AUA, College of Medicine 
email: colantony@auamed.net 
Tel: 268 481-8918 

Mobile: 268 764- 4915 

Fax: 268 481-8924 


DISCLAIMER: This message is for the named person's use only. It 
may contain confidential, proprietary or legally privileged 
information. No confidentiality or privilege is waived or lost by 
any mis-transmission. If you receive this. message in error, 
please immediately delete it and all copies of it from your 
system, destroy any hard copies of it and notify the sender. You 
must not, directly or indirectly, use, disclose, distribute, 
print, or copy any part of this message if you are not the 
intended recipient. GCLR LLC, and any of its subsidiaries each 
reserve the right to monitor all e-mail communications through 
its networks. Any views expressed in this message are those of 
the individual sender, except where the message states otherwise 
and the sender is authorized to state them to be the views of any 
such entity. 
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Main Menu > Transfers and Payments > 
DOMESTIC WIRE USING MODEL 


WIRE: From Account: 9975368519 Currency: US Dollars — 
Status: Processed - Confirmation Number ts 3090229887, 
Wire Fee: $42.50 
Beneficiary : Bank 
ANTIGUA BARBUDA INVESTMENT BANK Name: BANK OF AMERICA, N.A., NY 


ABA: 026009593 
Address: New York , NY 


Beneficiary's Account number: 6550-6-52034 


Amount: $371,996.13 Special Instructions; 
Date of transfer: Immediate Further Credit to: ABI Bank 
Description: interim mobilization advance Acct Name: Leeward Construct 


Account #: 300118635 


Model Name: LEEWARD CONSTRUCTION 


https -/citibusinessonline.da-us.citibank.com/cbusol/wires/WT. display .do?request=WTd80U 11/4/2008 
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Alana Bartley 

From: Prabhu Marudheri [pmarudheri@AUAMED. ORG] 

Sent: Wednesday, November 19, 2008 12:44 PM 

To: Neil Dickinson 

Cc: Neil Dickinson; Corey Greenberg; Matt Petersen; Yves YG. Georges; Roche, Antony 
Subject: RE: Leeward Construction Comapny Ltd.;Payment # 12 


Attachments: 20081 119124032255. pdf 


Neil, 


Wire transfer towards bill #12 has been completed — attached is the confirmation. Please let me know 
if you have any questions. 


Thanks. 


Prabhu Marudheri 

Director of Institutional Development and Financial Controls 
American University of Antigua 

College of Medicine C/O GCLR LLC 

Desk: 212-661-8899 Extn 171 

Cell: 516-369-8406 

Fax: 646-514-1878 

Email: pmarudheri@auamed.org 


From: Corey Greenberg 

Sent: Tuesday, November 18, 2008 9: 44 PM 

To: Prabhu Marudheri; Matt Petersen; Yves YG. Georges; Roche, Antony 
Cc: Neil Dickinson 

Subject: FW: Leeward Construction Comapny Ltd.;Payment # 12 


Please accept this email as authorization to pay Leeward construction a total i invoice amount of EC$ 
856,354.74 broken as payment #12 invoice amount EC$ 718,588.47 and two outstanding ABST 
invoices #12 EC$ 107,788.27 and #10 EC$ 29,978.00 Please code to new campus construction 
phase I. All wiring information is on file. 


Regards, 


Corey Greenberg 
Chief Operating Officer 
AUA College of Medicine 


C/O Greater Caribbean Learning Center — 


10/10/2012 
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New York, NY 10005 
Tel: 212-661-8899 ext. 121 


Fax: 646-390-4943 
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From: McCary, Kibian [mailto:kmccary@auamed.net] 
Sent: Monday, November 17, 2008 9:42 AM 

To: Corey Greenberg 

Cc: Roche, Antony; neil@leeward.ag 

Subject: Leeward Construction Comapny Ltd.;Payment # 12 


Dear Mr. Greenberg, 


Please find attached Payment application #12 of Leeward Construction duly passed for payment 
amounting to ECD $856,354.74 including ABST. 


Regards, 

Miss. Kibian McCary 

Construction Assistant 

American University of Antigua, College of Medicine 
Jabberwock Rd. 

P.O. Box W-1451, St. John's, Antigua 

Tel: (268) 481-8916 

Fax: (268) 481-8924 


| 
email: kmecary@auamed.net | 


DISCLAIMER: This message is for the named person's use only. It | 
may contain confidential, proprietary or legally privileged | 
information. No confidentiality or privilege is waived or lost by | 
any mis-transmission. If you receive this message in error, 
| 
{ 
| 
| 
| 
| 
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pléase immediately delete it and all copies of it from your 
system, destroy any hard copies of it and notify the sender. You 
must not, directly or indirectly, use, disclose, distribute, 
print, or copy any part of this message if you are not the 
intended recipient. GCLR LLC, and any of its subsidiaries each 
reserve the right to monitor all e-mail communications through 
its networks. Any views expressed in this message are those of 
the individual sender, except where the message states otherwise 
and the sender is authorized to state them to be the views of any 
such entity. 
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Main Menu > Transfers and Payments > Help 
DOMESTIC WIRE USING MODEL 


WIRE: From Account: 9976368619 Currency: US Dollars 
Status: Processed ~ Confirmation Number is 3240241845. 
Wire Fee: $12.50 
Beneficiary Bank 
ANTIGUA BARBUDA INVESTMENT BANK - Name: BANK OF AMERICA, N.A., NY 


ABA: 026009593 
Address: New York , NY 


Beneficlary's Account number: 6550-6-52034 


Amount: $318,560.65 Special Instructions: 
Date of transfer: Immediate Further Credit to: ABI Bank 
Description: running bill # 42 Acct Name: Leeward Construct 


Account #: 300418635 


Model Name: LEEWARD CONSTRUCTION | 
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Alana Bartley 

From: Prabhu Marudheri [pmarudheri@AUAMED.ORG] 

Sent: Wednesday, April 22, 2009 10:12 AM 

To: Neil Dickinson 

Subject: RE: LEEWARD CONSTRUCTION;PAYMENT APPLICATION # 17;PAGES1-20 
Attachments: New Microsoft Office Word Document.docx 

Neil, 


The wire transfer has been initiated on 20" and the wire request copy is attached. Do let me know if 
you have any questions. 


From: Neil Dickinson [mailto:neil@leeward.ag] 

Sent: Wednesday, April 22, 2009 9:55 AM 

To: Prabhu Marudheri 

Subject: RE: LEEWARD CONSTRUCTION;PAYMENT APPLICATION # 17;PAGES1-20 


Hi Prabhu 


Any news on the transfer ddcument...? 
Kind Regards 


Neil Dickinson 
Managing, Director. 


- =~“AA AD CONSTRUCTION COMPANY LIMITED. 
MAIL: nelig@teawardian , _ 
OFFICE: (268) 462-0071 
CELL: (268) 729-0072 
FAX: (268) 462-4868 


From: Prabhu Marudheri [mailto:pmarudheri@AUAMED.ORG] 

Sent: 20 April 2009 16:19 

To: Neil Dickinson 

Subject: RE: LEEWARD CONSTRUCTION;PAYMENT APPLICATION # 17;PAGES1-20 


Neil, 


| will surely do that and in all probabilities, | should have the document to you by tomorrow. Thanks. 
Prabhu 


eran nak entrain cima 


From: Neil Dickinson [mailto: neil@leeward. ag] 

Sent: Monday, April 20, 2009 4:13 PM 

To: Prabhu Marudheri 

Subject: RE: LEEWARD CONSTRUCTION;PAYMENT APPLICATION # 17;PAGES1-20 


Hi Prabhu 


Please could we follow the same procedure as last month ie. send me the transfer document as soon as 
you have it. The funds seem to get transferred into our account faster once the bank know that we have 
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it and are waiting. 


Many thanks 


Kind Regards 


Neil Dickinson 
Managing Director. 


=A FD construction COMPANY LIMITED. 
MAIL: cede , 

OFFICE: (268) 462-0071 

CELL: (268) 729-0072 

FAX: (268) 462-4868 


From: McCary, Kibian [mailto: kmccary@auamed, net] 

Sent: 20 April 2009 15:02 

To: Prabhu Marudheri 

Cc: Greenberg, Corey; Roche, Antony; neil@leeward.ag; paul@leeward.ag 
Subject: LEEWARD CONSTRUCTION;PAYMENT APPLICATION # 17;PAGES1-20 


Dear Prabhu, 

Please find attached Payment application #17 of Leeward Construction duly passed for payment 
amounting to 

ECD 3,183,832.95 including ABST. Attachments would be forwarded in 9 parts. 

Regards, 


Miss. Kibian McCary 

Construction Assistant 

American University of Antigua, College of Medicine Jabberwock Rd. 
P.O. Box W-1451, St. John's, Antigua 

Tel: (268) 481-8916 

Fax: (268) 481-8924 


email:kmccary@auamed.net 
aa Oi eal iene coal al ate ests 


DISCLAIMER: This message is for the named person's use only. It 

may contain confidential, proprietary or legally privileged 

information. No confidentiality or privilege is waived or lost by 

any mis-transmission. If you receive this message in error, 

please immediately delete it and all copies of it from your 

system, destroy any hard copies of it and notify the sender. You 

must not, directly or indirectly, use, disclose, distribute, 
print, or copy any part of this message if you are not the 
intended recipient. GCLR LLC, and any of its subsidiaries each 
reserve the right to monitor all e-mail communications through 
its networks. Any views expressed in this message are those of 
the individual sender, except where the message states otherwise 
and the sender is authorized to state them to be the views of any 
such entity. 


DISCLAIMER: This message is for the named person's use only. It 
may contain confidential, proprietary or legally privileged 
information. No confidentiality or privilege is waived or lost by 
any mis-transmission. If you receive this message in error, 
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please immediately delu = it and all copies of it from y—ur 
system, destroy any hard copies of it and notify the sender. You 
must not, directly or indirectly, use, disclose, distribute, 
print, or copy any part of this message if you are not the 
intended recipient. GCLR LLC, and any of its subsidiaries each 
reserve the right to monitor all e-mail communications through 
its networks. Any views expressed in this message are those of 
the individual sender, except where the message states otherwise 
and the sender is authorized to state them to be the views of any 
such entity. 
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Alana Bartley _— = 


From: Prabhu Marudheri [pmarudheri@AUAMED.ORG] 


Sent: Monday, June 22, 2009 8:44 AM 
To: Neil Dickinson 

Cc: Antony Roche; Corey Greenberg 
Subject: Running bill#19 

Attachments: 20090622083352098.pdf 

Neil, 


Wire transfer has been processed for this bill and the confirmation is attached. Please let me know if 
you have any questions. 


Thanks 


Prabhu Marudheri 

Director of Institutional Development and Financial Controls 
American University of Antigua 

College of Medicine C/O GCLR LLC 

Desk: 212-661-8899 Extn 171 

Cell: 516-369-8406 

Fax: 646-514-1878 

Email: pmarudheri@auamed.org 


DISCLAIMER: This message is for the named person's use only. It 
may contain.confidential, proprietary or legally privileged 
information. No confidentiality or privilege is waived or lost by 
any mis-transmission. If you receive this message in error, 
please immediately delete it and all copies of it from your 
system, destroy any hard copies of it and notify the sender. You 
must not, directly or indirectly, use, disclose, distribute, 
print, or copy any part of this message if you are not the 
intended recipient. GCLR LLC, and any of its subsidiaries each 
reserve the right to monitor all e-mail communications through 
its networks. Any views expressed in this message are those of 
the individual sender, except where the message states otherwise 
and the sender is authorized to state them to be the views of any 
such entity. 
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Main Menu > Transfers ana Payments > 


FOREIGN WIRE USING MODEL 


WIRE: fromAccount: 9941998184 Currency: US Dollars 


Status: Processed - Confirmation Number is 1730494134. 
Wire Fee: $20.00 


Beneficlary Bank 
Leeward Construction Name: ABI BANK LTD. 


Address: 156, REDCLIFFE ST. 
ST. JOHN'S 
Antigua and Barbuda 


Intermediary | apa: 026009593 
Name: BANK OF AMERICA, N.A., NY 


Bank: 
State: New York 
SWIFT/BIC: ANBIAGAG 


Beneficiary's Account number: 300118635 


Amount: $596,291.25 
Date of transfer: immediate 


Special Instructions: 


i with Bank of America 


_ Save as Model Model Namo: [LEEWARD CONSTRUCTION | 


Process another Wire | 


1 ABI Bank Ltd acct#6550-6-52034 


Help 


6/22/2009 8:33 AM 
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GRADUATE SUCCESS AFFILIATIONS == SSS APPLY NOW ~~ MORE INFO 


i ou » Find: outwhere‘our bg Your journey starts here o> Request literature 
: thei a *> Admissions information _ > Information Seminars 


VIRTUAL TOUR : COMTACTUS : RESOURCES : DISCLAIMER 
i 


MANIPAL EDUCATION AMERICAS, LLC AGENT FOR 
AMERICAN UNIVERSITY OF ANTIGUA 

ONE BATTERY PARK PLAZA, I3RD FLOOR 

NEW YORK, N¥ 10004 


TOLL FREE ADMISSIONS LINE: 1.283.282.8633 


GENERAL QUESTIONS: 1.212.661.3899 | AMERICAN UNTVERSITY 
OF ANTIGUA 


[*) Contact Us | AUA - Caribbear ~ 


‘Jamerican university antigua 


r 


CONTACT US | - Bn a vaicis 


How to contact the Manipal Education Americas, Agent for the American University of Antigua: 


MAIN SWITCHBOARD: 1-212-661-8899 


ADMISSIONS & APPLICANT SERVICES 


Phone: 1-888-282-8633 (1-888-AUA-UMED) 
Fax: 1-973-498-7707 
Email: admissions@auamed. org 


STUDENT FINANCIAL SERVICES 


Phone: 1-877-666-9485 
Fax: 1-646-417-6220 
Email: studentfinancialservyices@auamed.org 


‘ REGISTRAR 


_Pbane 
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L’ [3 Contact Us | AUA - Caribbear x 


[) www.auamed.org/node/895 


: american university antigua 


BURSAR 


Phone: 1-800-509-4218 
Fax: 1-732-358-0200 
Email: bursar@auamed.org 


CLINICAL | 


Phone: 1-888-282-6002 
Fax: 1-646-390-4947 
Email: csd@auamed.org 


The telephone numbers listed above are for Manipal Education Americas, LLC, Agent for American University of Antigua 


MAILING ADDRESS =: | 


Manipal Education Americas, LLC, Agent for American University of Antigua 
College of Medicine 

Kasturba Medical College International Center 

One Battery Park Plaza, 33 Floor 

New Yark, N¥ 10004 


OR 


American University of Antigua 
University Park 

Jabberwock Beach Road 

PO Box W451 

Coolidge 

Antigua 
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[) www.auamed.org/node/89 


MORE INFO — 
> Request literature. 
} Information Seminars 


VIRTUAL TOUR : CONTACTUS : RESOURCES : DISCLAIMER COPYRIGHT © 2012 AUA. ALL RIGHTS RESERVED 


: MANIPAL EDUCATION AMERICAS, LLC AGENT FOR 
\ AMERICAN UNIVERSITY OF ANTIGUA 
ONE BATTERY PARK PLAZA, 33RD FLOOR 


NEW YORK, Mf 10004 


TOLL FREE ADMISSIONS LINE: 1.382.242.2623 


GENERAL QUESTIONS: 1.212.661.8299 AMERICAN UNIVERSITY 
OF ANTIGUA 


: 2 oO tional 


Originally from hospitality background {management trainee with 
the TajGroup}, my natural empathy and people skills were honed 
with every move and new experience. Working with Dr Steven 
Covey, | soon learnt how each attribute can be a compliment to © 
company ethos and success, Coming from a very academic family, 
and not being an honors student was a challenge, but it also taug" 
me patience and achievement, Ay baptism by fire was to take ove 
recruiting for a group that represented universities in UK, Ireland 

and Australia. But, | was hooked and | think, | manage to bring all 
_ . 2 s ee Sam these traits to the fore when talking to, counseling or just listeni 
to the students and parents. | am proud of the sense of comfort .:' 
and confidence | am able to project and convey. 


' oe ae | aon Par Prem Kamar 


Sdmissions 


Being from India, | am able to relate and understand the Indian 
pkumar@auamed.org 


descent parents and students and answer their concerns and 
issues. This has also meant a lot of networking with the diaspora t : 
spread the word and create a tremendous awareness of our | 


home with my almost human Boxer/ shepherd mix, taffy and my sc 
who tolerates us both. Reading, television, especially British dram: 
friends, travel and eating out are my relaxation. 


Having lived in many continents and travelled extensively, | am ve 
comfortable meeting and interacting with folks from every strata | 


Life. 


E-mail pkumar@auamed.org 


Phone: 1-347-268-4723 / 1-646-834-9194 
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Bob Gelles 


College of Medicine/American International College of Arts and Sciences - Antigua 


Name 
Dept 
Email 
Website 


Bob Gelles 
Admissions 


bgelles@auamed.org 


is 
oo 


| have been involved in the admissions process for over fifteen years 
and, at AUA, also function as the Alumni Relations Director. | 
earned my Bachelor of Arts Degree at Queens College. | have been 
with AUA since February, 2004 when we ushered in the first class. | 
consider myself to be so fortunate to have spoken with our 
students when they first enrolled and see them graduate and begin 
their residencies. | cannot think of anything better than to be 
involved with students on both ends. | have always enjoyed 
speaking with prospective students about their aspirations, and 
aiding them as they consider our program. [truly love what | do. 


| enjoy being at home and traveling with my wife. We enjoy 
exploring ethnic restaurants and all of the diversity that New York 
City has to offer as well as hiking and enjoying the outdoors. 


E-mail: bgelles@auamed.org 


Phone: 1-646-834-9158 


Thomas Morrow 
College of Medicine 


Name 


Dept 


Email 


Website 


Thomas Morrow 
Admissions 


imorrow@auamed.org 


| have been helping students along their career path for ten years, 
most recently joining the American University of Antigua Admissions 
team in 2008 as an Associate Director of Admissions, | earned my 
Bachelor’s degree from the College of Wooster in Communication 
Studies and am currently pursuing a Masters of Business 
Administration from Plymouth State University. | am familiar with the 
hard work and dedication it takes to achieve a graduate degree and 
manage all the other aspects of life. 


Representing AUS in the ftidwest Region has been a rewarding 
experience. | enjoy meeting potential students from around the 
world that are attending colleges and universities here, with a 
common goal of becoming a doctor. 


Growing up in Sandusky, Ohio and enjoying outdoor activities on 
Lake Erie, boating became my hobby. As a current member and past 
president of the Wooster Ohio Exchange Club, | contribute to a 
community service organization that facuses on making the 
community a better place to live through programs in Americanism, 
community service and youth activities. | currently reside in 
Poland, Ohio with my wife where together we enjoy traveling and 
the outdoors with our twe sons. 


E-mail: tmorrow@auamed.org 


Phone: 1-330-398-1785 


aan 


|famerican university antigua 


Brianna Tolli 
College of Medicine 


Name 


Dept 


Email 
Website 


Brianna Tolli 
Admissions 


btolligauamed.org 


| have been with AU4 College of Medicine since 2006. Prior to AUA | 
was a case manager for a AMental Healthcare agency for three years 
before making the switch to higher education. | enjoy working in 
this dynamic field where | am able to help students pursue their 
dreams of becoming physicians. The position allows me to travel 
throughout the U.S., meeting new and interesting people every day. 
| have a BA in Art Therapy and more recently completed my 
ftaster’s in School Counseling where | am now certified in N¥ state. 


In my spare time | am a personal trainer where | get to combine my 


love for fitness and helping others. 


-mail: btolli@auamed. ore 


Phone: 1-917-940-4007 
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Anel De Jesus 


College of Ahedicine/American International College of Arts and Sciences - Antigua 


| have been at AUA for over 5 years, interviewing students and 
helping them make the exciting transition te medical schoal, and of 
course, Antigua. | hold a Master of Arts Degree in Educational 
Psychology. What | enjoy most about my role at ALA, is having the 
opportunity to meet students from all walks of life, and learn about 
their unique stones and experiences that have led them to pursue 
the challenging, yet very rewarding field of medicine. 


Although | am originally from New York, | have lived in New Jersey 
for the past 8 years. | feel fortunate to have “the best of bath 
worlds”, as | can enjoy all of the great things that New York City has 
to offer, along with the tranquility of small town living, In my spare 
time, | enjoy watching my beloved Yankees, trying new cuisines, and 
short weekend getaways throughout the tri-state area. 
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E-mail: adejesus@auamed.o 
djnel De Jesus J ® re 


Admissions 
Phone: 1-646-834-9176 


Email adejesus@auamed.org 


Website 
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Ismael Vargas 
College of Atedicine 


a Air. Vargas is the Associate Director of Applicant Services. 


E-mail: ivargas@auamed. org 
Phone: 1-646-834-9148 


Ismael Vargas 
Admissions - Applicant 
Services 


ivargas@auamed.org 


nee 


Betsy Suarez 
College of thedicine 


fits, Suarez is an Admissions Coordinator for applicants with last 
names beginning from & through H. 

E-mait bsuarez@auamed, ore 

Phone: 1-646-834-9169 


Betsy Suarez 
Admissions - Applicant 
Services 


bsuarez@auamed.org 
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Michael Burtch 


College of Medicine 


E-mail: mburtch@auamed. ore 
Phone: 1-212-661-8899, Ext. 188 


Michael Burtch 
Bursar 


mburtch@auamed.org 
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Carla Potter 


} : esi i es oe “ - . College of thedicine 


5 mo eek : oF gs ce feed, ais, Potter is an Assistant Bursar. 
a E-mail: cpotter@auamed. org ee a ce ‘. 
Phone: 1-646-834-9177 


| Ras ‘ eee ae Name Carla Potter 
= : Dept Bursar 


! ieee a : ay : Email cpotter@auamed.org 


| 
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Eric Schwejlih 
College of Medicine 


EN! A. SHH ih is the Collections Specialist. 


7 


E-mail eschwejlih@auamed. ore 
Phone: 1-646-834-9185 


Eric Schwejlih 
Bursar 


eschwejlih@auamed.org 


' 
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its, Alicea is the Document Specialist for New Clinical Students with 
last names from 4- L. 

E-mail: jalicea@auamed. org 

Phone: 1-212-661-8899, Ext. 182 


Joenith Alicea 
Clinical Clerkship Management 


jalicea@auamed.org 
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american university antigua 


CS CC#Crraig Hauser 
College of Medicine oe a a 


tir, Hauser is the Director of Student Services / Senior Associate 


Registrar. 

chauser@auamed. ors Baty Ee : oe 
| Phone: 1-646-834-9162 ee - 
{ i : 
\ oe : Coe Name Craig Hauser 

Dept Registrar 
| Email chauser@auamed.org 
Website 


roan 
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Desiree Barnes 


College of Medicine 


Desiree Barnes 


Registrar 


dbarnes@auamed org 


MMs, Barnes is Assistant Registrar. 
E-mail: dbarnes@auamed, org 
Phane: 1-646-834-9153 
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Ann Marie Pusterla 
College of thedicine 
fits, Pusterla is the Director of Student Financial Services. 


1 ee ae aE a E-maik apusterla@auamed. ore 
| 4 ; oe oe Fe a: Phone: 1-646-934-9186 


Name Ann Marie Pusterla 
Bept Student Financial Services 


apusterla@auamed.org 
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Lynnise Pimentel 
College of thedicine 


Lynnise Pimentel 
Student Financial Services 


Ipimentel@auamed.org 


its, Pimentel is the Assistant Director of Student Financial Services, 


E-mail: lpimentel@auamed. org 


Phone: 1-646-834-2188 
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Jamerican university antigua 


Stanley Jean-Louis 
College of Medicine 


Mir, Jean-Louis is a Debt Management Counselor, 


E-mail: sjeanlouis@auamed. ore 
Phone: 1-646-834-9187 


Name Stanley Jean-Louis 
Dept Student Financial Services 
Email sjeanlouis@auamed.org 


Website 
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Marisol Tejeda 
College of Medicine 


Name Marisol Tejeda 
Dept Student Financial Services 


Email mtejeda@auamed.org 


Website 


Mis. Tejeda is a Student Financial Services Officer. 


E-mail mtejeda@auamed.org 
Phone: 1-646-834-9184 
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Marie B. McGillycuddy 


College of MMedicine/American International College of Arts and Sciences - Antigua 


fits, MicGillycuddy is the Executive Director for Enrollment 
fianagement. 

E-mait mmegillycuddy@auamed. ore 

Phone: 1-646-834-9164 


Marie B. McGillycuddy 
Admissions 


Email mmcgillycuddy@auamed.org 


Website 
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Norman Jay Wilson 
College of Medicine 


| have been an admissions professional since 1983, and a specialist in 
international medical admissions since 2002. | take great pleasure 
and pride in recommending deserving, qualified applicants for an 
opportunity to become caring, compassionate, licensed physicians 
in the United States, | earned my Bachelor of Arts Degree from 
Boston College, Chestnut Hill, AVA. 


| live in Orlando, Florida, with my wife of 22 years, Kimberly, and my 
fifteen-year old daughter. 


We enjoy all of the great weather and activities that Central Florida 


has to offer, and we have visited most of the major National Parks 
and several European countries. | enjoy following politics and other 
current events, walking and following the fortunes of my favorite 
team, the Boston Red Sox! 


Name Norman Jay Wilson 
Dept Admissions 
Email jwilson@auamed.org 
Website 


E-mail: jwilson@auamed.org 
Phone: 1-407-221-1144 
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DIRECT ONLINE APPLICATION 


‘You can now apply direcily ontine to the: 


AUA College of Medicine Program 
American Intemational College of Arts and Sclences - Antigua Program 


Kasturba Medical College tn.ernatlonal Center 


+ Applying online begins your admissions process immediately. | 
+ Fill out this form completely and submitt it with your credit card Information (you will ba charged a non-refundable U.S. $75.00 application fee plus a credit 


card transaction service charge of approximately U.S, $2.50). 
+ After submission, you will receive a call from the Admissions Department within two business days and any additional forms will be delivered to you via e- 


mail to continue the admissions process, 
« The submission of your Information and credit card {s protected by full SSL encryption, 


First time here? Register now » 


Returning to finish your application? Log in below. 


E-malt: { 
Password: 


Log tn | Forgot your password? 


ARMAIRA Ae 


httns://classic.auamed.ora/ann/OnlineAnnt anin nha 


